
lo. Oranienburg airfield was occupied by a bomber regiment up to December 1951 when 
the regiment was transferred to Brand airfield, The scheduled improvement work was 
not started before May 1952 o At that tine, surveying work was began by the Bauuaion 
Leipzig vyhich was charged with the following works 

a c Expansion of the runway to the north and south 
bo Repair and strengthening of concrete cover on runway 
e« Overhauling and strengthening of taxivays 
do Oonstxuction of a new taxiway 
e* Expansion of sour trade 

f* Construction of dispersal areas and shrapnelproof aircraft revetments 
go Construction of a fence around the field 
ho Construction of six high buildings (unconfirmed) 

According to available information, the following target dates for completion of 
the work were fixed? 

a* Runways April 1953 J this date was met, 

b 0 Overhauling of taxi ways April 1953 » this date was delayed by 4 weeks o 
^tire projects August 1953 » 

Uhe present status of the field is as follows? 

vlork on the expansion and reinforcement of the runway is completed 0 The overhauling 
of the taxiway s and the construction . of a new taxiwsy from the south end of the 
runway to the eastern taxiway are under way » Only some of the scheduled sbrapnelproof 
aircraft revetments are built© x he fence around th? field is completed » The 
planned construction of six high buildings has not been confix med* Wrecks were 
observed, on the taxiwsy in nid-June 1953 • According to nwors, the Bauunion Leipzig 
is to be replaced by another Bauiraioru It appears doubtful whether the target date 
fox* completion of the entire project which vs fixed at August 1953 will be mot© 

3* Oranienburg airfield is serviceable for MiG-15 and 11-28 planes 0 Attached in the 
Annex is a blueprint of the field at a scle of ls!2,50Q with two copies and a 
legend o (Arasy-lO, Air-10, OCI-3*) 
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Or anienburf- airfie ld 


m2** 


25X1A 


I. 


a„ 3,2 km southwest of Oranienburg 
bo 52°43*55 , N/13 o 13 ll 00' * 8 


II 8 


On 35 meters above sea level 
do Plane table survey sheet Ho 3245 


The airfield can be observed frost Leegebruch in the west, from the eastern cn ml 
©stbanfaent in the east, and from the railroad line in the north© v 

A fence of mesh wire and barbed wire surrounds the field© during construction vorit 
on the runway, the field was lightly guarded by civilians© -dnee January 195> p 
Soviet sentries have been stationed at the field© 
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U.U Legend to S’tateh wltk AtbM«latlqna Jbeil 

Inats ; la ftlaaa- , . 

landing field Level with grass cover and drainage 

system 


Dispersal areas 

A 

Large apron In front of hangars in 
northern section; old sections of former 
runway 3 3 

Railroad connection 

Ba 

Served by Oranienburg railroad station 

Spur track 


i; or course, see sketch; the spur track 
marked by interrupted lines was laid 
for construction work on the runway 
and has not yet been removed again 

Loading ramp . 


locr.ted in northeastern corner of the 
field 

lighting- faciiitier 

Be 

Unknown 

Shrapnoloroo/ a, ire/ aft 
revetr^nts 

Bo 

60 planned* 15 to 20 completed or under 
construction 

Electric bistallat ons 

El 

Transformer 

Flight fjoutrol stolon 

F 

Horded in ro ms attached to the hangar 

AAA ' 

FI 

Hbt available 

Radio installati /ns 

Fa 

Not- available 

Fits 

Grb 

Four pits were excavated recently whose 
puipose^ however, has not been determined 

Hangers 

H 

Girt old hangar in northeastern corner 
wan repaired^ allegedly six new high 
buildings are planned* probably including 
soiue hangars 

'Leroing-in rang; 

JS 

On western edge near the destroyed 
Antonienhcf 

Dusaps 

ie 

Construction material dump is not entered 
on ske'cch as it is only temp rary 

A-\ mnition dm \ 

M 

Old imp dissolved* new installation 
undetermined 

T asdways 

K 

E 1 

Taxi way with new concrete .over with 
the same width as the runway 


E 2 

Old taxiway connecting of old 

runway 


R 3 

New taxiway * x8 meters \ tie 


E A 

Old taxiway § taxiway ve ^ of runway 


S 1 is planned 
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Barriers 
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25X1 A 


s 

S 1 From nor th~northwe st to south^southeesi; 

total, lengths 

2o560 meters* formerly 2*200 meters; 
widths 50 meters; concrete cover | 
probably 30 to 35 cm including new 
concrete layer of 12 to 18 csiu 


32 From northwest to southeast | 

Length % about 1*500 meters | 

Widths 50 meters $ sane concrete cover as 
S 1 

S 3 From southwest to northeast; 

Used as dispersal area 


.3b 


Hoar Annahof and Velten Bridge 


Fuel dumps T 

T 1 Old underground dump in northeastern 

corner of the field with standpipes near 
hangar | number and sise of containers 
and type of fuel not known j fuel is 
supplied from Yelten 

T 2 Located northeast of T 1 in angle formed 

by railroad line and canal 


Quartering buildings IF • Loc. ted In weisse Stadt Settlement! 

buildings Nos Xjp 2* 3* 16 and 17 % 
occupied by construction workers; 
buildings Nos 4&* 47 and 48s occupied 
by Soviet Air Force troops; 

building No 49s housing hospital; 
building No 54s occupied by Soviet 
Air Force woman auxiliaries; 
buildings Hess 55 and occupied by 
Soviet * A ir Force IFCGs 

Ada&uistrative buildings Vw 15 roosia of the reconstructed Wilhelmnen- 

hof ara occupied. by officers and worker® 9 
mes shall of the B&mmion; buildings Ihs 
57 and 58 of the Weisse Stadt Settlement 
house Soviet .headquarters and administrative 
rooms 


Hop air hangar 

W 

■Guardhouse 

Via 

Fhiehtower 

WT 

Meteorological station 

Ww 

Fence • 

% 
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Located at entrance to Amahof 
1 tower on landing field 
. located in rooms attached, to the hangar 
Wire fence 
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